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Message Text 


UNCLASSIFIED 

PAGE 01 NIAMEY 01088 161238Z 
51 

ACTION OC-06 

INFO OCT-01 AF-05 ISO-00 SY-04 CCO-00 FBO-01 /017W 

081037 

R 161200Z APR74 
FM AMEMBASSY NIAMEY 
TO SECSTATE WASHDC 7541 
INFO AMEMBASSY ABIDJAN 
AMEMBASSY ACCRA 

UNCLAS NIAMEY 1088 

DEPT EOR OIC/NSU, A/SY, A/OC 

ABIDJAN FOR RSO; ACCRA FOR RCO 

E.O. 11652: N/A 
TAGS: ASEC ACOM 

SUBJECT: OC CONSTRUCTION PROJECT WEEKLY STATUS REPORT 
REP: NSU INST 3120.1 

1. WEEK OF 8-15 APRIL: 

A. PLASTER EOR WALL 100 PERCENT COMPLETE. 

B. BASES FOR T-9, 3044 100 PERCENT COMPLETE. 

C. ELECT 95 PERCENT. 

2. COMPLETION DATE ESTIMATE 18 APRIL. 

3. OVERALL COMPLETE 95 PERCENT. 

4. DUE TO FACT AIRPORT CLOSED UNABLE FINALIZE DEPARTURE PLANS. 

5. NOUAKCHOTT: 

A. NO STATUS ON STATESIDE SHIPMENT. 

B. ALL LOCAL MATERIALS ON SITE. 

6. LOME: WE CAN DO THIS PROJECT WHILE TOOLS IN TRANSIT 
FROM NIAMEY TO NOUAKCHOTT. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 NIAMEY 01088 161238Z 

7. EVERYBODY OK. WILL ADVISE.BUCHE 
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UNCLASSIFIED 


NNN 


Deciassified/Reieased US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 16 APR 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974NIAMEY01088 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740087-0563 
From: NIAMEY 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linki 974/newtext/t1 9740440/aaaabjkc.tel 

Line Count: 61 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION OC 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: NSU INST 3120.1 
Review Action: RELEASED, APPROVED 
Review Authority: shawdg 
Review Comment: n/a 
Review Content Flags: 

Review Date: 09 SEP 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <09 SEP 2002 by BryanSD>; APPROVED <26 DEC 2002 by shawdg> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: OC CONSTRUCTION PROJECT WEEKLY STATUS REPORT 
TAGS: ASEC, ACOM 
To: STATE 
Type: TE 
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